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Message Text 

LIMITED OFFICIAL USE 

PAGE 01 PANAMA 05465 311743Z POSS DUPE 
ACTION SY-05 

INFO OCT-01 ARA-10 ISO-OO FBOE-OO A-01 OC-06 CCO-OO 
/023 W 

025479 010934Z/17 

R 311736Z IUL 78 
FM AMEMBASSY PANAMA 
TO SECSTATE WASHDC 8199 


LIMITED OFFICIAL USE PANAMA 05465 

FOR A/SY/OPS/T FROM RTC 

E.O. 11652: N/A 
TAGS: ASEC 

SUBJECT: PROJECTS PENDING 

FOR YOUR INFORMATION THE FOLLOWING IS A LIST OF WORK 
PRESENTLY PENDING FOR RTC PANAMA: 

1 PLUS 1 EQUALS 1 TSO AND 1 CB 
TIME INCLUDES TRAVEL 

PRIORITY MANDAYS 

1 TEGUCIGALPA l&l 2 WEEKS 28 

INSTALL BRUT LOCK REAR DOOR EMBASSY 
REPAIR CCTV CAMERA REAR DOOR EMBASSY 
INSTALL 3 CCTV SYSTEMS AT ANNEX 
INSTALL BRUTE LOCKS AT ANNEX 

2 SANTIAGO 1&0 5 DAYS 5 

REPAIR ADV V AMBASSADOR’S OFFICE-DEFECTIVE 
RECONNECT ADV V - DAO 
LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 PANAMA 05465 311743Z POSS DUPE 
SURVEY RESIDENCE FOR ALARMS (FSK) 

1 SAN SALVADOR 2&2 2 WEEKS 56 

ACR ACR 

REPLACE CBMZ - EMBASSY 
INSTALL NEW TV ICA LOBBY 
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INSTALL CYPHER LOCK CONSULAR OFFICE 

INSTALL AMBASSADOR'S RESIDENCE - ALARMS 

INSTALL BRUTE LOCKS & LOCKING CONTROLS -EMB & ICA 

3 ASUNCION &1 4 DAYS 4 

INSTALL LEXAN AMBASSADOR'S CAR 

2 CARACAS 1&0 5 DAYS 5 

ACM-CCTV REPAIR 
REPAIR PDI ALARM LEGAT 
INSTALL LIGHT ON C&R GATE 

1 PANAMA l&l 6 DAYS 12 

REDO AMBASSADOR'S RESIDENCE PERIMETER ALARM 

1 PANAMA &4 2 WEEKS 56 

BUILD SHOP SPACES IN NEW WAREHOUSE 
MOVE ALL EQUIPMENT, TEAR DOWN OLD SHOP 
BUILDING AND MOVE TO NEW WAREHOUSE 

1 MANAGUA l&l 4 DAYS 8 

LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 03 PANAMA 05465 311743Z POSS DUPE 

INSTALL T-GUARD SYSTEM IN AMBASSADOR'S 
RESIDENCE 

3 LIMA 1&4 4 WEEKS (1ST SEPT) 140 

MOVE ACR, REDO OLD PARENT ROOM INTO AMBASSADOR'S 
CONFERENCE ROOM 
REMODEL C&R 
5 VEHICLES TO BE ARMORED 

3 QUITO 1& 4 DAYS 4 

2 BRUTE LOCKS 

2 BOGOTA 2&2 2 WEEKS 56 

INSTALL PERIMETER ALARMS AT AMBASSADOR'S RESIDENCE 
INSTALL 3 CCTV SYSTEMS, ELECTRIC DEAD LOCKS, 

MORSE 1R BEAM AT EMBASSY 

TOTAL 374 
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THE ABOVE DOES NOT REFLECT ANY TIME OFF, LEAVE OR 
ADMINISTRATIVE WORK. JORDEN 


LIMITED OFFICIAL USE 


NNN 
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